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Message Text 

CONFIDENTIAL 

PAGE 01 ABIDJA 07976 28I226Z 
ACTION SY-05 

INEO OCT-OI AE-IO EUR-I2 ISO-00 /028 W 

125090 28I826Z/53 

R28I120Z AUG78 
EM AMEMBASSY ABIDJAN 
TO SECSTATE WASHDC 0133 
INEO AMEMBASSY ACCRA 
AMEMBASSY NAIROBI 
AMCONSUL ERANKEURT 

CONEIDENTIAL ABIDJAN 7976 

EOR: A/SY/OPS/T; ACCRA EOR PSO; NAIROBI AND ERANKEURT 
EOR RTC EROM OIC/TSO 

E.O. 1 1652: GDS 
TAGS: ASEC 

SUBJ: ACR RENOVATION-ACCRA 

REF: FRANKFURT 3502 

1. ACCRA PROJECT IS NOW PROCEEDING BASED ON ENLARGEMENT 
OE 12' X 9' ACR TO 12' X 15'. THIS WILL CONSERVE 
CONSIDERABLE SPACE IN A ALREADY CROWDED BUILDING AND 
ELIMINATE THE REQUIREMENT TO RELOCATE A WALL. 

2. PLEASE PROVIDE SUEEICIENT SP3 AND SP4 SPLICE PLATES 
TO ADD TWO ADDITONAL BENTS TO ACR. 

3. PRESENT PLAN IS BASED ON USE OE 3 PHASE CHRYSLER 

AC AFTER REPAIRS ARE COMPLETE. MEANWHILE TWO EXISTING 
WINDOW UNITS WILL BE RETAINED. PLEASE PROVIDE TWO EACH 
TEN INCH ROTRON LANS, MODEL CL3L2, 220 VOLTS, 

50 HERTZ TO CIRCULATE PARENT ROOM AIR THROUGH THE 
ACR AS IS BEING DONE EOR DAKAR ACR. 

CONEIDENTIAL 

CONEIDENTIAL 

PAGE 02 ABIDJA 07976 28I226Z 

4. PLEASE PROVIDE SUEEICIENT MYLAR TAPE TO ASEMBLE 
A 12' X 15' KELLER ACR. 

5. PLEASE PROVIDE EIGHT EACH TWO LAMP EIXTURES EOR 
INSTALLATION ON THE ROOE OE THE ACR. THEY SHOULD 
HAVE 220 VOLT, 50 HERTZ BALLASTS. 
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6. TSR FOLLOWS. 

FRIEDMAN 

CONFIDENTIAL 

NNN 
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